
PIERS A®D HARBOURS IRELAND). 



RETURN to an Order of the Honourable The House of CyrmnonR, 
dated 5 March 188-3 \—for, 



RETURN “by Secretaries of Grand Juries, County Surveyors, and 
Harbour Constables ; — 

By Secretaries of Grand Juries. 

.All Sums presented in anil since 1816, for the Erection, Improvement, 
Repair, or Maintenance of Piers and Harbours up to Summer Assizes, 
1884,' giving the Acts and Sections and Name. and Description of each 
Work : 

By Harbour Constables. 

The Amount paid for similar Purposes out of Tolls collected at said 
PiERg and Harbours : 

By County Surveyors. 

Statements by County Surveyors of Condition of said Piers and 
Harbours at present, and distinguishing Works ' which have been 
Extended, Rebuilt, or Carried Away in whole or in part : ” 

“ And, whether Public RoaDs existed in contact with said Works at the 
time of being handed over to the Counties; or if such Hoads were 
made or are now required to be made connecting said Works with the 
County or Public Roads, and at what Cost, and by what Authority 
so made or required to be made.” 
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RETURN RELATINO TO PIERS AND HARBOURS (IRELAND). 



RETURN by Secretaries of Grand Juries, County Surveyors, and Harbour 
the Erection, Improvement, Repair, or Maintenance of Piers and Harbours up to Summer 
Harbour Constables — The Amount paid for similar Purposes out of Tolls collected at 
of Condition of said Piers and Harbours at present, ami distinguishing Works which have 
existed in contact with said Works at the time of being handed over to the Counties; or if 
County or Public Roads, and at what Cost, and by what Authority so made or 





BY SECRETARY OF GRAND JURY. 


BY HARBOUR 
CONSTABLES. 


NAME OF 

PIER OR HARBOUR. 


Description os' Work. 


Act und fi.etion of Act 
under which 
Works Executed. 


Sums presented 
in and since 1846, 
for Erection, 
Improvement, Repair, 
or Maintenance of 
Works, up to 
.Summer Assizes, 18S4. 


Amount paid 
for similar Purposes 
out of 

Tolls collected at said 
l'lors or Harbours. 



COUNTY OF ANTRIM : 

Rod Bay Pier - - - i Repairs 

I Ditto 
Ditto 
( Ditto 



Ditto 

Wooden pier 
Repairs 
Ditto 

Removing wreck 



1C ac 17 Viet, c 

- - ditto 

- - ditto 

- - ditto 

- - ditto 

- - ditto 

- - ditto 

- - ditto 

- - ditto 



r presented for tills pier 



COUNTY OF THE TOWN OF 
CARRICKFERGUS : 

Scotch Quarter Fishery Pier Ordinary repair 
This Is 11, e only pier ! inquired from 
under the control of the 
Grand Jury. The Carrick- i 
fergus Harbour and Pier | 
proper are under the control 
of the Carrickfergns liar- I 



bour Commissioners. 



ordinary repairs 
roadway, such i 
paving, See. 



COUNTY OF CLARE : 

Knock - - - - I Rebuilding breaches - 



Corrigaholt 



Repairs, and clearing 
harbour. 

Repairs, and fixing 

mooring posts. 
Repairs 

Removing wreck, and 
repaint. 

Repairs 
Ditto - 

Ditto 

Repairs 

Ditto - 

Ditto 

Repairs, and clearing 

harbour. 

Repairs - - - 

Ditto - 

Ditto - 

Ditto - - - 

Ditto - 

Ditto ... 



C ft 7 WiU. 4 c. llfi, 



1G & 17 Viet e. 13G, 

s. 8. 

- - ditto 



- - ditto 

- - ditto 

- - ditto 

10 & 17 Viet 

s. 8. 

- - ditto 

- - ditto 

- - ditto 

- - ditto 



- ditto 

- ditto 

- ditto 



1807 

1858 



1857 

1880 



1802 

18G4 

1807 

1877* 



1875 

1876 



lf>80 
I 1882 
| 1883 

I860 

1870 

1875 

187G 



1878 

I860 

1882 

1883 

1884 



20 - - 
50 - - i 



■ v 



• This sutn of 100 I. was presented to the county surveyor for repairs of said fishery pier, and there is still a balance of 22/. 13 t. 4 d. 
ot sax cl amount unexpended. 
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RETURN RELATING TO PIERS AND HARBOURS (IRELAND). 



3 



Constables; — By Secretaries op Grand Juries — All Sums presented in and since 1846, for 
Assizes, 1884, giving the Act sand Sections, and Name and Description of each Work: — B y 
said Piers and Harbours :—Bt County Surveyors— Statements by County Surveyors 
been Extended, Rebuilt, or Carried Away in whole or in part: — And, whether Public Roads 
such Roads were made or are now required to be made connecting said Works with thc- 
required to be made. 



by county surveyors. 



Present Condition of Works, 
iiistiintuiiihing Woiks 
width have been Extended, 
Rebuilt, or Carried Awity in 
whulo or in part. 



This pier is in a moderately 
secure state; it was origin- 
ally cumtructed to a largo 
extent with u local sand 
stone, which proved un- 
suit od to so exposed a situa- 
tion. Prom time to time 
numerous and serious 
breaches occurred, and have 
been repaired with more 
permanent materials ; largo 
block* of limestone have 
also been placed to add to 
the security of the exposed 
face. 



Whether Public Roads 
existed in contact with said 
Works at the time of 
being handed over to the 
County. 



There has been a public 
approach road to the pier 
from the neighbouring 
public road during the 23 
years I have been ollicinlly 
connected with the county. 



If sneh Roads 
were made, or urenow 
required to lie made, 
connecting said Works 
with the County or 
Public Roads. 



See reply to previous 
question. 



At what Cost, and by what 
Authority so made, 
or required to be made. 



Cost. 



£. t. d. 



Authority. . 



Tins small pier, in Island 
Magee, has gotten into dis- 
repair i no repair or it wns 
ever sought for during the 
time 1 hare been officially 
connected with the county. 



The s nail fishery pier is nnw 
in fuir condition; small 
portions have f.mn time to 
time been displaced by the 
action ut the sen. 



The pier is made out from the 
public road which existed 
for years before tho pier 
was made. 



Road mode long before 
the pier. 



The whole in good order, in- 
cluiiinir the pjrtiou which 
was repaired. 



- Made already 



The whole in good order 



- Yes 



Made already 



- Harbour adjoining 
public road. 



- Harbour adjoining 
public road. 



Tiie whole in good order, 
except some deposit at head 
of pier, which is now in 
course of removal. 



Yes 



- Made already 



- Harbour adjoining 
I public road. 
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4 RETURN RELATING TO TIERS AND HARBOURS (IRELAND). 





BY SECRETARY OF GRAND JURY. 


BY HARBOUR 
CONSTABLES. 


NAME OF 

PIER OR HARBOUR. 


Description of Work. 


Act and Section of Act 
under which 
Works Executed. 


Sums presented 
in and since 1846, 
for Erection, 
Improvement, Repair, 
or Maintenance of 
Works, up to 
Summer Assizes, 1884. 


Amount paid 
for similar Purposes 
out of 

Tolls collected ot said 
Piers or Harbours. 


COUNTY OF CL ABE — conli n inti. 




}'ear. 


* 

«rt 


Year. 


£. t. d. 


BaUyvaughan - 


Repairs, Ac. 


2 & 3 Viet. c. 60, s. 13 


1840 


300 - - 


- 


- 




Ditto 


- - ditto 


1852 


252 10 - 








Ditto ... 


1G A 17 Viet. c. 130, 
6. 8. 


1859 


121 10 - 








Ditto - 


- • ditto 


18G0 


200 - - 








Ditto - 


- - ditto 


I6G6 


70 - - 








Ditto - 


- - ditto 


1877 


323 13 11 








Ditto ... 


- - ditto 


1882 


317 - - 








Ditto ... 


- - ditto 


1883 


10 - - 






Bourn apeaka 


Building new pier 


20 A 30 Viet. c. 15,s.5 


1880 


1,559 - 0 






New Quay - 


Cleaning harbour 


IS Sc 17 Viet. c. 13C, 


1877 


50 - - 




- 




Repairs ... 


- - ditto 


1878 


S3 - - 








Ditto 


- - ditto 


1884 


GO 






COUNTY OF CORK 


: 












Burrin Pier - - - 


For consi ruction and 
completion. 


10 & 20 Viet. c. 37 - 


1850 


481 U 8 








Rally col Ion Pier - 


- - diLtu 


0 Viet. c. 3, and 11 
Vint c. 73, and 17 
Viet. c. 13d, s. 16. 


I860 


1,753 0 4 


- 


i 




Skull Pier - 


- - ditto 


10 A 20 Viet. c. 37 - 


I860 


469 12 2 


- 


| 




Kilmakillogue Pier 


- - ditto 


0 Viet. c. 3. and 1 1 Viet, 
c. 76, und 17 Viet. c. 
13«,s. 15. 


186G 


315 7 7 


- 


1 




Bantry Pier ... 


Building a pier and 
harbour, Ac. 


10 A 17 Viet. c. 130, 
and 2!) A 30 Viet, 
c. 45. 


1872 


1 ,059 2 0 


- 


i 




Glandoro Pier ... 


Repairing ... 


1!) A 20 Viet. e. 37. 
and 10 A 17 Viet. e. 
130. 


1873 


100 - - 




i 




Courtmaesherry Pier - 




4 A 5 WHL 4, c. Gl, 
ss. G. 7 A 8, ai d 38 
& 30 Viet. c. 4G, s. 1. 


1878 


1,478 G - 




£ 




Bantry Pier ... 


Repairing ... 


4A5 Will. 4, c. Gl.es. 
0, 7, & 8, and 38 A 
39 Viet. c. 46, s. 1. 


1881 


228 6 - 


- 


3 




Glandore Pier 


. ditto - 


4 A 5 Will. 4, c. 01, 
ss. 1 , 2, G, A 8, and 
9 A 2, and 3 Viet, c 
60, s. 9, and 30 A 31 
Viet. c. 50. 


1861 


1,413 G 4 


“ 


cs 

c 




Baliyororane Pier 


- ditto ... 


- - ditto 


1881 


89 15 - 


- 


| 




Castletown- Bereharen - 


- ditto ... 


- - ditto 


1881 


CO 5 - 


_ 


2 




Cape Clear Harbour - 


Repairing masonry - 


20 & 21 Viet. c. 15,8. 1 


1883 


200 - - 


_ 


| 




Colin Pier - 


- - ditto 


- - ditto 


1883 


40 - - 


_ 


| 




Ballyootton Harbour - 


Improvements - 


4 & 5 Will. 4, c. 01, 
ss. 6, 7, & 8, and 38 
A 30 Tiet. c. 40, s. 1. 


1884 


3,000 - - 


- 


1 

£ 

3 




Cape Clear Pier - 


Repairing ... 


21) & 21 Viet. c. 15, s. 1 


1872 


175 - - 


_ 


e- 




Ring Pier - 


Putting posts 


• - ditto 


1870 


20 - - 


- 
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RETURN RELATING TO 1'IERS AND HARBOURS (IRELAND). 





BY COUNTY SURVEYORS. 


I'rcscnt Condition of Works, 
distinguishing Works 
which have been Extended 


Whether Public Roads 
existed in contact with said 
Works at the time of 


If snch Roads 
were made, or are now 
required to be made, 


At what Cost, and by what 
Authority so made, 
or required to be made. 


Rebuilt, or Carried Away in 
whole or in part. 


being handed over to the 
County. 


with the County or 
Public Roads. 


Cost. 


Authority. 


The whole in good order 


Yes 


Made already 


£. a. d. 
Nil - 


Hnrbour adjoining 
public road. 


The pier is built of concrete, 
and there are some cracks or 
Assures in the work, but 
which do not appear to 
affect its stability. 


Yes 


Made already - 


Nil - - 


Included in cost of 
pier. 


The pier in good order, but the 
harbour subject to continual 
silting; presentment made 
to have it cleared. 


Yes 


Made already 


Nil - 


Harbour adjoining 
public road. 


In good condition 


Yes. 


— 


- 


— 


Good 6inco Grand Jury re- 
paired it. 


Yos. 


— 


- 


— 


Wants considerable repairs - 


Yos. 


— 


- 


— 


Fair repair - 


Yes. 


— 


— 


— 


In f.iir order, except the bead 
of pier, which is sinking a 
littlo. 


Yos. 


— 


- 


— 


Good repair - 


Yos. 


— 


— 


— 




Yes. 


— 


- 


— 


Good repair - 


Yei. 


— 


- 


— 


- ditto ... - 


Yes. 


— 


- 


— 


- ditto 


Yes. 


— 


- 


— 


- ditto ... - 


Yes. 


— 




— 


- ditto - - - 


Yos. 


— 


~ 


— 


- ditto - - - 


Yos. 


— 


- 


— 


Good since Grand Jury re- 
paired it. 


Yes. 


— 






Good repair - 


Yos. 


— 


- 


— 


- ditto - 


Yes. 


— 




— 


266 . 
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6 RETURN RELATING TO PIERS AND HARBOUIIS (IRELAND). 



NAME OF 

PIER OR HARBOUR. 


BY SECRETARY OF GRAND JURY. 


BY HARBOUR 
CONSTABLES. 


Description of Work. 


Act and Section of Act 
under wkieh 
Works Executed. 


Stuns presented 
in and since 1840, 
for Erection, 
Improvement, Repair, 
or Maintenance of 
Works, up to 
Summer Assizes, 1884. 


Amount paid 
for similar Purposes 
out (if 

Tolls collected at said 
Piers or Harbours. 


i 

COUNTY OF DONEGAL (Noeth District) : 


I ’tar. 


fi. *. d. 


Year. 


&. i. d. 


Bailynees • 


Pier .... 


0 Viet. e. 3, s. 1C, and 


1857 


15 19 - 


1880 


5 10 (1 






16 A 17 Viet. c. 13C, 














s. 8. 






1881 


31 5 0 






Ditlo --- 


I860 


7 10 - 


1882 


88 - - 






Ditto - 


1803 


31 10 ~ 










Ditto - 


18C9 


25 - - 


1864 


22 2 - 






Erection - 




159 15 3 














239 14 3 




140 18 S 


Port'-nablaliy ... 


Pier ... - 


9 Tier. c. 3, s. 1C; IC 


1857 


27 15 - 










A 17 Viet. c. 130. s. 














8 : and 40 A 41 Viet. 














c. 27, s. 4. 














Ditto ... 


18C0 


24 - - 










Ditto ... 


1863 


32 15 - 










Ditlo ... 


1804 


30 - - 










Erection ... 


- 


351 11 5 














46G 1 5 






Dotrnies Bay ... 


Pier .... 


9 Viet. c. 3, s. 1C ; 10 














& 17 Viet. r. 130, s. 














8 ; and 40 & 41 Viet. 














e. 27, s. 4. 










Portsalon ... - 


Boat harbour 


9 Viet. c. 3, 1C ; 1G 














& 17 Viet. c. 13G, s. 














8 ; and 40 A 41 Viet. 














c. 27, ». 4. 










Rathniullan ... 


Pier .... 


0 Viet. o. 3, ». 10, and 


1857 


9 5 - 










IGA 17 Viet. C.13G, 














s. 8. 






1883 








Ditto --- 


I860 












Ditto --- 


1863 


5 17 - 


1884 








Ditto ... 


1877 


10 - - 










Ditto 


1881 












Ditto ... 


1883 












Ditto - 


1884 












Extension of pier 




1,737 14 6 














2,022 1G 6 




152 4 10 
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RETURN RELATING TO PIERS AND HARBOURS (IRELAND). 



BY COUNTY SURVEYORS. 



Present Condition of Works, 
dl.-tinguishing Works 
which hare been Extended, 
Rebuilt, or Curried Awny in 
whole, or in p ud. 



Whether Public Roads 
existed in contact with said 
Works at the time of 
being handed over to the 
County. 



The important pert of the There was no road made to The county made a road 
pier where the vessels lie, the pier, and even the land to it in 18/0, from 

th.' pier head, is dangerously cud of the pier hud to be the county contract 

bad and unsound, and lias raised ami improved by road to the pier, 

been at times dangerous to Grand Jury Presentment. 



the pier head, is dangerously 
bad and unsound, and lias 
been at times dangerous to 
go near. It is kept up, or 
rather patched up, from 
tint- to timo out of the tolls, 
and was formerly by Grand 
Jury Presentments. 

Its condition isvory objec- 
tiouabie. 



it witli bad construction. 
It is scarcely approachable 
witli safety, and no vessels 
go alongside of it. It is 
udftU-ss, and never having 
been subject to any practical 
test, by use, it is, with the 
atMiti in pa<d to it by tlio 
County, kept thus tempo- 
rarily in fair condition. 

The Board of Works have 
lately executed some par- 
tial repairs to it; by what 
authority I do not know. 



No road, ns I am in- 
formed, was made as 
part of the pier work, 
or from the same 
funds; hut a road, 
leading the greater 
part of tlio way from 
the mail car road to- 
wards the pier, and 
ending on tlio slrand 
within about 8 per- 
ches of the pier, was 
made as a “ Relief 
Work” (Famine), 
about tbo lime when 
the pier was being 
| constructed. 

I do not consider 
a road now necessary 
upon the part not 
made, inasmuch as 
nu approach road to 
a pier, whore no 
vessels come to, is 
not required. 



i Tida is an< w pier, built of con- i No pnblic road whatever lends Supposing the pier to 85 



Crete. It is fissured in to the pier. Any one going 

several places, and the west to it over tlio private 

(exposed) side has subsided, “track” now, is a tres- 

loaviug large, open, deep pisscr, in point of fact, and 

cracks and holes over that must pass over fences, &c. 
part. This is owing to being 
built without proper pro- 
tection to the foundations. 

These cracks and holes, the 
Board of Works have, since 

I reported its condition, stuffed up witli cement, 
and this is called a “repair”! and charged to the 
county, by what authority I know not. As to what 
extent tho.-o defects affect the “condition” of the 
pier, I cunuot decide. Time, if evor the pier was 
used, would alone tell. I consider its condition objec- 
tionable. i 



This is in fact two piers. The A public road did, and docs 
first pier being so badly exist, in contact with the I 
built, anew pier (extension) pier, 
wus built In front of it, to 



prevent the pier head from 
falling, and both piers are 
now in fairly good condi- 
tion. 
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8 RETURN RELATING TO PIERS AND HARBOURS (IRELAND). 





BY SECRETARY OF GRAND JURY. 


BY HARBOUR 
CONSTABLES. 


SAME OF 

PIER Oil HARBOUR. 


^ Description of Work. 


Act aud Section of Act | 
under which 
Works Executed. 


Sums presented 
in and since 1846, 
for Erection, 
Improvement. Repair, 
or Maintenance of 
Works, up to 
Summer Assizes, 1884. 


Amount paid 
for similar Purposes 
out of 

Tolls collected at said 
Piers or Harbours. 


COUNTY OF DONEGAL (North District)— continued. 


Year. 


s. d. 


Year. 


£. .. d. 


Buncrana - 


Pier • 


9 Viet. c. 3, s. 10, and 
10 Sc 17 Viet. c. 130, | 

i. 8. 


1876 


98 


From 
1875 to 
1884. 


31 11 8 






Ditto - 


1877 


110 - - j 










Ditto - 


1878 


00 - - 










Ditto - 


1879 


00 - - 










Ditto - - * - 


1883 


10 - - 










Ditto ... 


1884 


110 - - 














478 - - 






Portinoro (Matin Hoad) 


- • - - 








- 




Grccncastlu ... 


Pier or harbour - 


9 Viet. c. 3. 1 . 10, and 
10 Sc 17 Viet. c. 130, 
3.8. 


1807 


24 10 - 




- - 


Carrickarorv (near MovlUc) 


Pier - 


9 Viet. c. 3, s. 10. ami 
10 ic 17 Viet. c. 130, 
3. S. 


1807 


11 19 - 


- 








Ditto - 


1800 


34 - - 














45 19 - 






COUNTY OF DONE 


GAL (South Disturb 


f): 










Bunatrnhuu - 


Pier and slip 


fl Viet. c. 3. s. 16, and 
10 & 17 Viet. c. 130. 
s.8. 










Moontcbarlei (Seaview) 


Pier - 


9 Viet. c. 3, s. 10, and 
1C & 17 Viet. c. 136, 
s. 8. 

Ditto - 
Ditto - 

Towards original cost - 


1350 

i860 

18G1 


32 - — 

16 - - 
11 10 - 
842 1 7 


1865 

1866 
1873 
1884 


1 2 6 

2 1 - 

0 18 - 

11 10 - 










900 11 7 




21 11 6 


Ballyeapgart 


1 

| Boat slip and sea wall 


9 Viet. c. 3, s. 10, and 
16 & 17 Viet. c. 130, 
s. 8. 


- 


■ 




- - 


B nickless - 


Pier - 


9 Viet. c. 3, s. 16, and 
10 Sc 17 Viet. c. 136, 
s. 8. 

Ditto - 


1800 

I860 


12 - - 

106 12 - 


1800 

1807 

1870 

1873 

1882 


3 10 - 
- 10 - 
- 15 - 

4 7 0 
17 10 - 










178 12 - 




29 17 6 
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RETURN RELATING TO PIERS AND HARBOURS (IRELAND). 



BY COUNTY SURVEYORS. 



Present Condition of Works, 
distinguishing: Works 
which have been Extended, 
Rebuilt, or Carried Away in 
whole or in part. 



Whether Public Roads 
existed in contact with said 
Works at the time of 
being handed over to the 
County. 



Serions breaches have occurred | A considerable portion of the 
in this comparatively new pier, in fact, Is called an 



pier ; much of it built in 
the most improper manner, 
and partly with bad ma- 
terial. Tho pier head is 
shattered, and cracked, and 
breached. 

The breaches were made 
np, or I should say, patched 
up/ with no hope of its per- 
manent stability. 

Its condition is most ob- 
jectionable. 



approach road, and it starts 
directly from a public road, 
so it always was, and is, in 
contact with a public road. 



This pier has ceased to exist 
many years ago. It never 
was in charge of the county. 
A new and large pier is now 
being erected there. It is 
included in tho list of Done- 
gal piers by tho Commis- 
sioners. 



This pier, as such, 1ms prac- It is in contact with the county 
tically ceased to exist. It road. 



was so constructed as to Oil 
up, and is useless for any 
purpose whatever. The 
county maintain the mason 
work in fair condition. 



This pier has passed out of my It is in contact with the county 
charge, the Grand Jury road. 



having handed it over to the 
Port and Harbour Commis- 
sioners of Londonderry. It 
being useless to the county, 
it became their property by 
a late Act of Parliament, 
and they maintain It in good 
condition. 



In my endeavour to be “ concise" in the foregoing, I have been obliged to omit many 
important detolls as to the “ condition " of these piers, and for furtiier information must 
refer to my published reports upon them. — William Harte , c.8., County Surveyor. 



Thoroughly sound and in good Yes 
repair. Built on site of a 
former work, destroyed by 
the sea antecedent to my 
taking charge of the district. 



Connection sufficient. 



Thoroughly soand and in good Yes 
repair. 



Connection sufficient. 



Sea wall sound and in good About nine perches of an old Connection sufficient 
repair ; slip unsatisfactory. pass connects with public for boat slip purposes 

Ledges of rock require re- road. at present. 



Ledges of rock require re- 
ducing, for present condition 
injurious to boats. 



Repairs just completed; r 
I in good condition. 
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lo RETURN RELATING TO PIERS AND HARBOURS (IRELAND). 





BY SECRETARY OF GRAND JURY*. 


BY HARBOUR 
CONSTABLES. 


NAME OF 

PIER OR HARBOUR. 


Description of Work. 


Act and Section of Act 
under which 
Works Executed. 


Sums presented 
in and since 1846, 
for Erection, 
Improvement, Repair, 
or Maintenance of 
Works, op to 
Summer Assizes, 1884. 


Amount paid 
for similar Purposes 
out of 

Tolls collected at said 
Piers or Harbours. 


COUNTY OF DONEGAL (South Dime 


ict) — continued. 


i'ear. 


£. s. d. 


Year. 


£. x. d. 


Killybegs - 


Pier and quay 


9 Viet c. 3, s. 16, and 
1C A: 17 Viet. c. 18G, 
s. 8. 


1857 


16 16 - 






Poolkurrin - 


Boat slip and sea wall - 


9 Viet. c. 3, s. 16, and 
1C & 17 Viet. c. 136, 
s. 8. 




' ' 






Tawney - - - • 


Pier .... 


9 Viet. c. 3, s. 16, and 
16 & 17 Viet. e. 136, 
8. 8. 










Teelin 


New pier - 


9 Viet. c. 3, s. 1C, and 
16 & 17 Viet c. 136, 
s. 8. 


- 


- 


- 


- - 


TeellD- .... 


Old pier ... 


9 Viet. c. 3, s. 16, and 
16 & 17 Viet. c. 136, 
s. 8. 


1859 


28 7 6 
28 7 5 


1867 

1860 

1872 

1877 

1878 


3 - - 
8 4- 
5 - - 
8 10 - 
- 7 6 
26 1 6 


Malinbeg - 


Boat slip and quay 


9 Viet. c. 3, s. 16, and 
16 & 17 Viet. c. 136. 
s. a. 


" 


- 


- 


- 


Burton Port ... 


Quay .... 


9 Viet. c. 3, s. 16, and 
10 & 17 Viet. c. 136, 
s. 8. 


1882 


5 9 - 


- 




Leabgarrow (Arranmore Is- 
land). 


Boat slip ... 


9 Viet. e. 3, s. 16, and 
16 S: 17 Viet. c. 130, 
s. 8. 


1870 


10 - - 


" 


* 


RannagU (Arranmore Island) 


Pier .... 


9 Viet. c. 3, s. 16, and 
16 at 17 Viet. c. 136, 
s. 8. 


" 




- 


' 


Partnoo .... 

COUNTY OF DOW 


Pier - 
f: 












Ballywalter- 




16 & 17 Viet. c. 136, 
*. 15. 

16 & 17 Viet. c. 136, 
s.8. 

Ditto - 

Ditto - 

Ditto - - - 

Ditto ... 

Ditto - 

6 & 7 Will. 4, c. 116, 
s. 52. 

0 k 7 Will. 4, c. 116, 
s. 56. 

Ditto - - - 


1855 

1858 

1863 

1865 

1866 
1867 
1870 
1877 

1831 

1883 


1,220 2 3 
12 10 - 

35 - - 
20 - - 
5 - - 
35 - - 

5 - - 

6 - - 

5 - - 
20 - - 




Nil - 



Printed image digitised by the University of Southampton Library Digitisation Unit 

Printed image digitised by the University of Southampton Library Digitisation Unit 



RETURN RELATING TO PIERS AND HARBOURS (IRELAND). 



BY COUNTY SURVEYORS. 



Present Condition of Works, ' 
distinguishing Works 
which have been Extended, 
Rebuilt, or Carried Away in 
whole or ia pari. 



Whether Public Roads 
existed in contact with said 
Works at the time of 
being handed over to the 
County. 



An old rough work ; may bo 
stnted as in sufficient repair. 



I Connection sufficient • ! — 



Substantial and in good repair Connected with public road by Lone, sufficient for pre- — 

an old lane used long antcee- snot purposes of the j 
dent to construction of work. port. 



I Substantial and in good repair Public road in connection with | 
the port before pier was ' 



built. 

Pier constructed about 20 
perches from termination of 
public road. 

Connecting link of 20 
perches roughly made up 
by Board of Works when 
pier was built ; broken up 
by heavy storms of Novem- 
ber 1381, and January 18H4. 



County presentment for | 58 10 

reconstruction of the 
connecting link of 20 
perches, now in con- : 
tractors' hands. 



A strong and durable structure, I Yes, but much injured for 10 



perches, in Immediate con- 
nection with the pier, by 
traffic and works while in 
progress, and possibly by 
removal of boulders from 
foot of protecting bank to 
works in construction. 



Ton perches referred to 
iu preceding column 
require now to be 
made, to complete a 
safe counectiun with 



I consider that the lu 
perches referred 
should under all 
circumstouees 
completed by 
Board of Works. 



I A rough old work at 
in sufficient repair. 



| Connected with the public The lane referred to in 
road by an old lane ; length tbe preceding column 
about 22 perches. The pier appears to me suffi- | 
j is a very old work, ami the cient for the purpose I 

lane was probably in exis- of the pier. 

| tenee antecedent to its con- 
struction. 



All the works substantial and Yes 
in good repair. 



- Connection sufficient. 



In good repair 



A rough rubble work in good Yes 



A strong durable structure, No public road in contact when About 120 perches of j 
and in good repair. pier constructed. strand and warren i 

separates pier from ! 
public road. 



No requisition made for 
construction of road ; 
much difficulty in 
contending with sand. 



Quite destroyed before I came 
to the district. 

See also Bunatruhan. 



On taking charge of the South District at Summer Assizes, 1804. or subsequently, I did 
not receive from tbe county surveyor vacating, any reports, official or otherwise, with 
reference to the structural nature or condition of any of the marine works in the district, 
nor aut I able to ascertain whether antecedent to my assuming charge, there had been 
any expenditure on repairs.— F. Gallon, c.e., f.r.o.s., County Surveyor, South District 
of Donegal. . 



The works are in a good state Yes, a public approach road No roads are required — 



of repair, no additions have 
been made, and do part has 
been rebuilt or carried away. 
Ordinary repairs only have 
been executed. 



existed, and is kept in repair | 
by the county. 
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12 RETURN UELAT1NG TO PIERS AND HARBOURS (IRELAND). 













BY HARBOUR 1 








. . 














NAME OF 






Sums presented 






PIEll OR HARBOUR. 




Act and Section of Act 


in and since 1840, 
for Erection, 


Amount paid 
for similar Purposes 




Description of Work. 


under which 


Improve 


uent, Repair, 


out of 






or Maintenance ol 


Tolls collected at said 




\1 orka Executed. 


Works, up to 


Piers or Habours. 


1 




Summer Assizes, 1884. 






COUNTY OF DOWN — continued. 




Year 


£. a. d. 


Year. 


£. 3. d. 


Newcastle - - - 


Two piers and break- 


16 4c 17 Tict. c. 136, 




1,975 - - 




Nil - 




water, which formed 










a small harbour. 


Ditto - 


1857 


ICO 13 11 










10 & 17 Viet. c. 130, 


1850 


10 - - 










3. 8. 














Ditto ... 


1861 


15 - - 










Ditto - 


1882 


10 










C & 7 Will. 4, c. no, 


I860 


10 - - 










8. 56. 














Ditto - 


1867 


140 - - 










1G & 17 Viet. c. 136, 


18C8 


395 8 4 










a. 15. 














6 4: 7 Will. 4, c. 110, 


1888 


250 - - 










a. £6. 

10 k 17 Viet. c. 130, 


1877 


142 - - 










s. 8. 














6 & 7 Will. 4, c. 110, 


1878 


38 19 C 










1C k 17 Viet. c. 116, 


1683 


150 - - 










Ditto - 


1884 


100 - - 






Amnilong ... - 


Pier and harbour 


16 St 17 Viet. c. 130, 


1854 


210 - - 


_ 


Nil - - 






a. 15. 














G k 7 Will. 4, c. 110, 


18G0 


30 - - 










as. 15, 38, 50. 

6 & 7 Will. 4, c. 116, 


1862 


1 10 - 










s. 50. 














0 4: 7 Will. 4, c. lie, 


1863 


6 17 - 










S. 50. 

6 4c 7 Will. 4, c. 116, 


1865 


52 










a. 38. 

6 St 7 Will. 4, c. 116, 


1867 


7 10 - 
























Ditto - 


1868 


15 17 - 










10 k 17 Viet. c. 110, 


I860 


4 4 - 










8.8. 














Ditto - 


1870 


14 - - 










10 k 17 Viet. c. 110, 


1872 


33 10 - 










8. 8, mid C& 7 Will. 
4, c. 116. s. 50. 














6 k 7 Will. 4, c. 116, 


1874 


10 - - 










ss. 15, 38, 60, and 10 
k 17 Vlet.c. 13Q,s.8. 














Ditto - 


1876 


10 - - 










Ditto - 


1876 


10 - - 










Ditto - 


1877 


150 - - 










Ditto - 


1878 


10 - - 










Ditto --- 


1879 


10 - - 










Ditto - 


1880 


10 - - 










Ditto - 


1881 


10 - - 










Ditto --- 


1882 


25 - - 










Ditto - 


1863 


15 - - 










Ditto - 


1884 


15 - - 










9 & 10 Viet. c. 3, s. 16 


1884 


700 - - 






Kiikecl - 


Pier and harbour 


10 & 17 Viet. c. 130, 


1873 


1,152 10 - 


- 


Nil - - 






10 & 17 Viet. c. 130, 


1874 


50 - - 










a. 8, and 0 A 7 Will. 
4, c. 110, as. 15. 38, 
50. 














Ditto - 


1875 


100 - - 










Ditto - 


1876 


50 - - 










Ditto - 


1877 


550 - - 










6 & 7 Will. 4, c. 116, 


1878 


50 - - 










a a. 16, 38, 56, and 16 
k 17 Viet c. 136, 














Ditto - 


1679 


50 - - 










Ditto - 


1880 


50 - - 










Ditto - 


1881 


250 - - 










Ditto - 


1882 


250 - - 










Ditto ... 


1883 


100 - - 










Ditto - 


1884 


50 - - 










9 A 10 Viet. c. 3, s. 16 


1884 


1,400 - - 
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RETURN RELATING TO PIERS AND HARBOURS (IRELAND), 



13 



DY COUNTY SURVEYORS. 



Present Condition of Works, 
distinguishing Works 
which have been Extended, 
Rebuilt, or Carried Away in 
whole or in part. 



Whether Public Roads 
existed in contact with said 
Works at the time of 
being handed over to the 
County. 



If such Roads 
were made, or are now 
required to bo made, 
connecting said Works 
with the' County or 
Public Ruuds. 



At what Cost, and by what 
Authority so made 
or required to be made. 



Cost. 



£. ». 



Authority. 



d. 



The South Pier has been quite 
carried away by storms, and 
ruins now of very little use. 
The North Pier is in very 
good repair, and used for 
landing of small fishing 
boats ; repairs are made 
immediately as required. 



Yes; a good public road rans 
along land ends of both 
piers. 



1 No roads require 1 to be 
made. 



In very good repair, and such 
repairs as may be required 
are immediately made. 

The harbour is at present 
being enlarged and deepened 
by the Board of Works by 
Government Grant and 
County Presentment. 



A road existed, but was very 
considerably improved by 
Barony Presentment when 
works were handed over to 
county. 



No road required to bo 
made. 



In very good repair, and such 
rejwirs as may be required 
are immediately made ; in 
years 1877, 1881, heavy 
repairs were required 
owing 10 severe storms. 

The pier and harbenr 
works arc about being ex- 
tended and improved by 
Board of Works, by Govern- 
ment Grant and County 
Presentment. 



A very good road runs to 
harbour, which was con- 
siderably improved after 
works were banded over to 
county by Barony Present- 
ment. 



No road required 1 1 be 
made. 



' 






I 



266. B 3 
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14 RETURN RELATING TO PIERS AND HARBOURS (IRELAND). 



NAME OF 

PIER OR HARBOUR. 


BY SECRETARY OP GRAND JURY. 


BY HARBOUR 
CONSTABLES. 


Description of Work. 


Act and Section of Act 
under which 
Works Executed. 


Sums presented 
in and since 1816, 
Tor Erection, 
Improvement, Repair, 
or Maintenance of 
Works, up to 
Summer Assizes, 1884. 


Amount paid 
for similar Purposes 
out of 

Tolls collected at said 
Piers or Harbours. 


COUNTY OF DUB1 


jIN : 




Year. 


£. s. d. 


Year. 


£. s. d. 


Balbriggan - 


Nil - - - - 


Nil - 




Nil - 


No har 


our constable 


Skerries - 


Nil - 


Nil --- - 


- 


Nil - 


No barb 


our constable 


Rush - 


Repairing aud main- 


16 & 17 Yict. c. 136, 


1864 


50 - - 


1 

No harbour constable 




taining pier. 


s. 8. 












Repairing pier - 


- - ditto - 




100 - - 








Repairing pier, ami 


- - ditto - 


1806 


160 








walls of harbour, and 














continue the pitching 














to protoet the county 














road. 














Underpinning and re- 


- - ditto - 


186S 


20 - - 








pairin'' breakwater. 














Underpinning the break- 


- - ditto - - - 


1809 


30 - - 








water. 














Paving and repairing 


- - ditto - 


1872 


40 - - 








quav wall. 














Repairing pier 


- - ditto - 


1877 


250 - - 








Repairing niasonrv and 


- - ditto - - - 


1881 


100 - - 








renewing timber piles 




























Repairing harbour wall 


- - ditto - 


1884 


IS - - 






Rogerstown Pier - 


Nil - 


Nil - 




- 


No barb 


>ur constable 


Portrane - 


Nil - 


NB - - - - 


- 


- - 


1 

No harbour constable 


Lam bay Island Harbour 


Repairing and main- 


16 & 17 Viet. c. 136, 


1854 


250 - - 


No harbour constable 




taining pier. 


s. 8. 












Rebuilding and repair- 


- - ditto - - - 


1857 


270 - - 








mg pier. 














Ditto - 


- - ditto - - - 


1868 


270 - - 








Repairing the pier 


- - ditto - 


1803 


100 - - 








Repairing pier and 


- - ditto - 


1800 


120 - - 








north breakwater. 














Repairing quay wall 


- - ditto - - - 


1863 


30 - - 








and breakwater. 














Repairing masonry ot 


- - ditto - 


1869 


300 - - 








harbour. 














Paving and making 


- - ditto - 


1871 


250 - - 








good north break- 














water. 














Repairing the pier 


- - ditto - 


1877 


30 - - 








Repairing masonrv and 


- - ditto - - - 


1881 


100 - - 








renewing timber piles 




























Repairing breakwater. 


- - ditto - 


1882 


150 - - 








pointing pier, &c. 












Howth .... 


Nil - - - - 


Nil - - 


_ 


Nil - 


A Roy 


il harbour. 












Authorities decline 












to giv 


information. 


Kingstown - 


Nil - 


Nil - 




Nil • 


Board o 


Works alone 












can 


rive this in- 












formation. 
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RETURN RELATING TO PIERS AND HARBOURS (IRELAND). 



BY COUNTY SURVEYORS. 


Present Condition of Works, 
distinguishing Works 
which have been Extended, 


Whether Public Roads 
existed in contact with said 
Works at the time of 


If such Roads 
were made, or are now 
required to be made, 
connecting said \\ urks 
with the County or 
Public Roads. 


At what Cost, and by what 
Authority so made, 
or required to be made. 


Rebuilt, or Carried Array in 
whole or in part. 


being handed over to the 
County. 


Cost. 


Authority. 


Works at present in fair con- 
dition. A quay wall was 
built in 1847-48 ou south- 
west side ; a pier about 100 
yards long was built on the 
north side in 1872- 


No new roads have been made 
in connection with these 
works since 1840. 


I know of none. Har- 
bour is not in the 
hands of the county. 


fi. a. d. 


I have no means of 
knowing. 


Works at present in fair con- 
dition. 


No new roads have been made 
in connection with this har- 
bour since 1846. 


I know of none. Har- 
bour is not in tho 
hands of the county. 


- 


I have no means of 
knewing. 


Works not in a satisfactory 
condition. The head of the 
pier was, in 1848, extended 
about 30 feet; and also a 
mole or break water, about 
300 feet long, was built at 
the north tide by the Board 
of Works. 


No new roads have been made 
in connection with the har- 
bour since 1846. 


None required - 


Nil - - 


Nil. 


Not in good repair 


Approach road good 


None required. Not In 
the hands of the 


- 


I have no means of 
knowing. 


In dilapidation - 


Approach road good 


None required. Not in 
the hands of the 
connty. 


- 


I have no means of 
knowing. 


Works in tolerable condition, 
but need a little repair at 
present. 


No new roads in connection 
with this harbour. 


None required - 


Nil - - 


Nil. 


In tolerable condition. Is a 
Royal harbour, maintained 
out of Consolidated Fund; 
was extended at Bulscaddan. 
At east pier, repairs execu- 
ted previous to 1871 were 
carried away the following 
winter. 


No new roads have been made 
In connection with this har- 
bour. 


None required. Not in 
the hands of the 
county. 


- 


I have no means of 
knowing. 


Works, I believe, in good con- 
dition, and are maintained 
by the Board of Public 
Works. There has been no 
extension that I am aware 
of; the roads to it, and 
about it, appear very per- 
fect. 


Never handed over to the 
county. 


I know of none - 


I cannot tell 


By the Treasury; at 
what cost I hare 
no means of know- 
ing. 


266 . 


' B 


4 
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l6 RETURN RELATING TO PIERS AND HARBOURS (IRELAND). 





BY SECRETARY OF GRAND JURY. 


BY HARBOUR 
CONSTABLES. 




name of 

PIER OR HARBOUR. 


Description of Work. 


Act and Section of Act 
under which 
Works Executed. 


Sums presented 
in and since 1846, 
for Erection, 
Improvement, Repair, 
or Maintenance of 
Works, up to 
Summer Assizes, 1884. 


Amount paid 
fer similar Purposes 
out of 

Toils collected at suid 
Piers or Harbours. 




COUNTY OF DUBLIN — continued. 




Tear. 


£. a. d. 


Fieri r. 


£. t. d. 




Bollock .... 


Nil - 


Nil - - - 




Nil - 


No liarb 


our constable 




Coolamore - 

COUNTY OF GALY 


Nil .... 
PAY: 


Nil ... - 


- 


Nil - 


No harh 


our constable 




Bunotven Pier - 


Construction 
Improving - 


1G k 17 Viet. o. 136, 
s. 15. 

16 & 17 Viet. c. 130, 
s. 8. 


1854 

1869 


1,241 5 G 
».. 




Nil - 




Baraaderg Pier - 


Construction 
Improving ... 


9 Viet. c. 3, nnd 10 k 
11 Viet c. 75. 

0 Viet. c. 3, 10 Sc 11 
Viet. c. 75, und 16 
k 17 Viet. e. 136. 


1854 

I860 


182 2 7 
50 - - 




Nil - 




Kllkioran Pier ... 


Construction 


16 k 17 Viet. o. 130, 
s. 16. 


1854 


1,000 - - 




Nil - 




Tarrea Pier 


Completing 


- - ditto ... 


1854 


558 13 - 


- 


Nil - 




Leonano Pier ... 


- ditto ... 


9 & 10 Viet. c. 3, 10 
& 1 1 Viet. c. 76, and 
17 Vlct. c. 103. 


1868 


110 11 4 




Nil - 




Clifden Quay 


Construction 


9 k 10 Viet. e. 3, 10 k 
11 Viet. c. 75, and 
16 Sc. 17 Viet. c. 136. 


1870 


439 11 8 


" 


Nil - - 




Drimneen Boat Harbour 


Quay and roadway 


- - ditto ... 


1871 


09 3 - 


- 


Nil - 




Spiddlo Pier ... 


Harbour approach 

Repairing ... 
Ditto ... 


9 Viet. c. 3, 10 & 11 
Viet. c. 75, 16 Sc 17 
Viet c. 136, 19 & 
20 Viet. c. 37, and 
29 it 30 Viet. c. 45. 
40 & 41 Vlct. c. 27, s. 4 
6 A 7 Will. 4, c. 116, 
s. 38. 


1871 

1884 

1884 


3,008 14 - 

3,153 1 8 
20 - - 




Nil - 




Errlslann on Pier 


- ditto ... 


40 Sc 41 Vict.c. 27, s. 4 


1881 


504 4 2 


- 


Nil - - 




Rosroe Pier ... 


- ditto ... 


- - ditto --- 


1881 


122 - 10 


- 


Nil - 




Mautneen Pier ... 


- ditto ... 


- - ditto ... 


1881 


464 - 10 


- 


Nil - 




Kilcolgan Pier ... 


- ditto 


- - ditto --- 


1882 


1,382 19 2 


- 


Nil - - 




Kllleany Pier ... 


- ditto - 


- - ditto- 


1883 


359 10 6 


_ 


Nil - 




Cashla Pier- ... 


* ditto ... 


- • ditto ... 


1882 


1,377 16 8 


- 


Nil - •- 




Dooms Pier ... 


- ditto ... 


- - ditto ... 


1883 


324 8 6 


- 


NR - - 




Cleggan Pier - - 

COUNTY OF THE 1 


Extending and repair- 
ing. 

OWN OF GALWAY 


46 ic 47 Viet. c. 20 - 


1884 


2,000 - - 


“ 


Nil - 




Ciaddagh Quay, Galway 


Building a quay - 


16 & 17 Vic. c. 136, 
s. 16. 


1854 

1855 

1856 

1857 

1858 


44 8 10 
265 18 10 
221 10 2 
221 10 2 
110 16 1 

864 3 1 
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RETURN RELATING TO PIERS AND HARBOURS (IRELAND). 



BY COUNTY SURVEYORS. 


Present Condition of Works, 
distinguishing Works 
which have been Extended, 


Whether Public Roads 
existed in contact with said 
Works at the time of 


If such Roads 
were made, or are now- 
required to be made, 
connecting said Works, 
with the County or 
Public Roads. 


At what Cost, and by wh.it 
Authority so made, 
cr required to be made. 


Rebuilt, or Carried Away in 
whole or in part. 


being handed over to the 
County. 


Cost. 


Authority. 


Maintained by the Port and 
Docks Board. Approach 
road good. 


Never handed over to the 
county. 


Wharf of harbour ad- 
joining public road ; 
there is no other ap- 
proach, and that is 
good. 


£. *. d. 

I cannot tell 


Works executed hy 
Port and Docks 
Beard. I do not 
know what they 
cost. 


Reconstructed within the last 
"few years by the Port and 
Docks Board. Is now in 
good condition, and approach 
to it good. 


Never handed over to the 
county. 


Slip at end of harbour 
adjoins public road ; 
there is no other ap- 
proach, and that is 
good. 


I cannot tell 


Works executed by 
Port and Docks 
Board. At wliat 
cost I do no: know. 


Pier in fair order - 


I have no evidence 


Road exists. 


- 


— 


- - ditto - 


- - ditto .... 


- ditto. 


- 


— 


- - ditto - 


- - ditto ... - 


- ditto. 


- 


— 


Much dilapidated - 


- - ditto 


- ditto. 


- 


— 


Portion of extension damaged 
last winter; now repairing 
at a cost of 30/. 


Road existed. 


— 






Fair order - 




Road exists. 


— 


— 


- ditto. 


— 


— 


- 


— 


Small repairs done last season. 
Toe of sea pitching in bad 
order. 


Yes 


Road made when pier 
was maJe. 






In bad order generally • 




Road exists. 




_ 


Repairing now at a cost of 
30/. 




- ditto. 




— 


I do not know this pier. 


— 


— 


- 


— 


In good order ; platform lower 
than high water and rough 
in consequence. 




Road exists. 






In fair order ... 




- ditto. 


- 


— 


- ditto .... 




- ditto. 


- 


— 


- ditto .... 




- ditto. 


- 


— 


Very much dilapidated - 





Rood exists. 


— 


— 


In good repair ... 


Yes 


Made ... 




Roads made several 
years ago ; I have 
no record when or 
by whom ; they are 
maintained by the 
Galway Town Im- 
provement Commis- 
sioner*. 
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RETURN RELATING TO PIERS AND HARBOURS (IRELAND). 



NAME OP 

PIER OR HARBOUR. 



BY SECRETARY OF GRAND JURY. 


BY HARBOUR 
CONSTABLES. 


Description of Work. 


Act and Section of Act 
under which 
Works Executed. 


Sums presented 
in and since 1816, 
for Erection, 
Improvement, Repair, 
or Maintenance of 
Works, up to 
Summer Assizes, 1884. 


Amount paid 
for similar Purposes 
out of 

Tolls collected at said 
Piers or Harbours. 



COUNTY OF KERRY : 



£. *. i.\ Year. 
160 10 - 



- I Erecting a pier - 
] Repairing a pier - 
| Bulling a sea wall at 
Ventry Pier. 



16 A 17 Viet. - - *1854 1,100 - - 

6 & 7 Will. 4, c. 116 - 1860 10 

- - ditto - - 1881 29 - - 



Ditto 

I Scorning sides of pier, 



Scouring and deepen- 
I ing pier, &c. 

Laying down a buoy 
and chain. 

Repairs to pier - 



0 A 7 Will. 4, c. 116, 

s. 10. 

- - ditto 



Pier at Quay Village ■ 



Erecting pier 
Repairs to pier - 
| Ditto 
| Ditto - 



. - ditto - - 1868 

- - ditto - - 1867 

0 & 7 Will. 4, c. 116, 1874 



0 & 7 Will. 4, c. 116, 1877 

s. 49. 

6 A 7 Will. 4, c. 116, 1880 



1883 j 15 

1884 j 20 



Repairs to pier 
j Ditto 
Ditto 
Ditto 
Ditto 



6 A 7 Will. 4, c. 116, 1855 20 - - 

. s. 67. 

0 A 7 Will. 4, c. 116, 1807 3 - - 

s. 49. 

C A 7 Will. 4, c. 116, 1869 49 10 - 



0 A 7 WUI. 4, c. 
s. 40. 

6 & 7 Will. 4, c. 



116, 1873 3 1 

116, 1874 GO 



Aoagar Pier 
Ballinskelligs Pier 



- Repairs lo pier - 



. ' R epnirs to pier - 
j Ditto - 
Ditto - 



6 A 7 Will. 4, c. 
8. 56. 

6 A 7 Will. 4, c. 



116, 1806 50 
116, 1876 11 
116, 1880 10 



Building a quay - 
Enlarging pier - 



:. 116, 1857 1 33 6 8 

. 116, 1858 66 13 4 



Repairs to pier - 
Enlarging pier - 
I Repairs to pier - 
j Ditto 



- - ditto 

- - ditto 

- - ditto 

6 A 7 Will. 4, i 
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RETURN RELATING TO PlEIiS AND HARBOURS (IRELAND). 



>9 





BY COUNTY S 


URVEYORS. 






Present Condition of Works, 
distinguishing Works 
which have been Extended, 
Rebuilt, or Carried Away in 
whole or in part. 


Whether Pnblic Roads 
existed in contact with said 


If such Roads 
were made, or are now 
required to be made, 
connecting said Works 
with the County or ! 
Public Roads. 


At what Cost, and by what 
Authority so made, 
or required to be made. 


being landed over to the 
County. 


Cost. 


Authority. 


In fair order - 


Yes 


I 


£. <L 


— 


In fair order ... 


Yes ----- 


No. 


~ 


— 


Under repairs - 


Yes ----- 


No. 






j Fair order - 


Yes - 


No. 


_ 




| Fair order - 


Yes 


No. 


- 


— 


| Fair - ... 


Yes 


No. 






j 

Fair 


Yes ----- 


No. 


- 


— 


In fair order - 


Yes ----- 


No. 


- 


— 


In fair order - 


Yes 


No. 


_ 





In fair order • 


Yes ----- 


No. 


" 




In fair order - 


Yes 


No. 


- 


— 


Pier injured by storm - 


Yes 


No. 

i 
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20 RETURN RELATING TO PIERS AND HARBOURS (IRELAND). 





BY SECRETARY OF GRAND JURY. 


BY HARBOUR 
CONSTABLES. 


NAME OF 

PIER OR HARBOUR. 


Description of Work. 


Act and Section of Act 
under which 
Works Executed. 


Sums presented 
in and since 1840, 
for Erection, 
Improvement, Repair, 
or Maintenance of 
Works, up to 
Summer Assizes, 1884. 


Amount paid 
for similar Purposes 
ont of 

Tolls collected at said 
Piers or Harboura. 


COUNTY OF KERRY — continued. 




Year. 


£. a. d. 


Y ear. 


£. a. * 


Tarbert Pl.-r 


Erecting pier 
Erecting crane - 

Repairs of pier • 

Stopping up arch in 
pier. 

Repairs of pier - 

Ditto - 

Repairs, Ac. 

Repairs - 

Ditto - 

Providing toll board - 
Painting crane - 


16 & 17 Viet. c. 13G - 

0 A 7 Will. 4, c. no, 
s. 07. 

0 A 7 Will. 4, c. 110, 
s. 49. 

- - ditto 

C A 7 Will. 4, c. 110, 
•.SO. 

- - ditto 

0 A 7 Will. 4, c. 110, 
s. 07. 

0 A 7 Will. 4, e. 110, 
1. 49. 

- - ditto 

6 A 7 WilL 4, c. 110, 
a- 15. 

- - ditto 


•1859 

1859 

1863 

1863 

1865 

1860 
1868 

1871 

1876 

1879 

1880 


0,288 4 1 
185 - - 

18 15 - 
60 - - 
15 - - 

80 - - 
100 - - 

10 - - 

227 7 5 
2 - - 

3 18 - 


~ 


Nil - 


Daagli Pior ... 


Repairs 


C Sc 7 WilL 4, c. 110, 
a. 49. 


1861 


5 - - 


- 


Nil * 


Bnilyhorgun Quay 


Repairs ... 
Ditto ... 


0 A 7 WilL 4, c. 110, 
a. 49. 


1802 

1872 


5 - - 
20 - - 




Nil * 


Clounmnrry Pier 


Repairs 

Ditto ... 


6 A 7 WilL 4, c. 110, 
a. 3d. 

- - ditto - - - 


1848 

1862 


15 - - 
12 - - 


- 


Nil - 


BnllykUsanc Pier 


Repairs ... 
Ditto - - - 


0 & 7 WU1. 4, c. no, 
a.57. 

0 A 7 Will. 4, c. 110, 
a. 07. 


1853 

1803 


40 - - 
19 - - 




Nil - 


Sneem Pier - 


Enlarging pier - 

Repairs - 
Making addition - 
Repairs to guard wall - 


0 A 7 Will. 4, c. no, 
s. 07. 

- - ditto 

- - ditto 

- - ditto 


1867 

1877 

1878 
1863 


7 10 - 

15 - - 
09 17 - 
7 - - 




Nil - 


Rossdolmn Pior - 


Clearing quay • 


0 A 7 WilL 4, c. 110, 
a. 50. 


1870 


50 - - 


- 


Nil - 


Gooieenacoi ah Pier - 


f 

1 

I 

K 


0 A 7 WilL 4, c. 116, 
a. 50. 


1870 


150 - - 




Nil - 


Killanida Quay - 


Repairs ... 


0 A 7 WilL 4, c. 116, 
s. 50. 


1803 


18 10 - 




Nil - 


Lixnaw Quay - 


Building quay • 
Ditto - 


C A 7 Will. 4, c. 116, 
a. 07. 

- - ditto 


1865 

1658 


86 13 4 
148 19 - 


- 


Nil - 


Darrynanc Pier ... 


Repairs ... 


6 A 7 WilL 4, c. 110, 
a. 07. 


1805 


80 - - 


- 


Nil - 


Cashion Bridge Quay - 


Repairs 


GAO Will. 4, c. 110, 
s.67. 


1800 


58 13 4 


- 


Nil - 


Keninnro Pier ... 


Repairs - - - 

Ditto ... 

Ditto 

Ditto ... 

Repairing and raising - 

Deepening, Ac. - 
Ditto . 

Repairing breach 
Repairs ... 

• And nine 


0 A 7 WilL 4, c. 110, 
s. 49. 

- - ditto 

- - ditto 

6 A 7 WilL 4, c. 116, 
s. 88. 

6 Sc 7 WilL 4, c. 110, 
s. 67. 

- - ditto 

- - ditto 

* - ditto 

- - ditto 

following years by instate 


1806 

1808 

1871 

1873 

1874 

1878 

1879 

1883 

1884 

eats. 


3 - - 

25 - - 
10 - - 
5 - - 

125 - - 

90 17 - 
100 - - 
100 - - 
20 - - 




Nil - 
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RETURN RELATING TO PIERS AND HARBOURS (IRELAND), 



BY COUNTY SURVEYORS. 



Present Condition of Works, 
distinguishing Works 
which have been Extended, 


Whether Public Roads 
existed in contact with said 
Works at the time of 


1 

If such Roads j 

were made, or are now j 
required to be made, 


At what Cost, and by what 
Authority so made, 
or required to be made. 


Rebuilt, or Carried Away iu 
whole or in part. 


being handed over to the 


with the County or 
Public Roads. 


Cost. 


Authority. 


Foundation of the end injured 
by the action of the ebb 
tide; a settlement, and sink- 
ing. 


Yes ----- 


No. 


£. ». £. | 




Fair - 


Yes 


No. 






Fair 


Ye* 


No. 


- 


— 


A settlement in pier 


Yes ----- 


No. 


- 


_ 


Fair 


Yes 


No. 


- 


— 


100 feet added - 


Y " 


No. 


- 


— 


Tolerable .... 


Yes 


No. 


- 


— 


Tolerable - - - 


Yes 


No. 


- 


— 


Tolerable - 


Yes .... - 


No. 


- 





Tolerable .... 


Y « 


No. 


- 


— 


| Fair 


Yes ----- 


No. 


- 


— 


Fair ----- 


Yes ----- 


No. 


- 





j Fair ----- 


Yes ----- 


! No. 




1 

i 
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RETURN RELATING TO PIERS AND HARBOURS (IRELAND). 



NAME OF 

PIER OR HARBOUR. 


BY SECRETARY OF GRAND JURY. 


BY HARBOUR 
CONSTABLES. 


Description of Work. 


Act and Section of Act 
under which 
Works Executed. 


Sums presented 
in an<l since 1846, 
for Erection, 
Improvement, Repair, 
or Maintenance of 
Works, up to 
Summer Assizes, 1384. 


Amount paid 
for similar Purposes 
out of 

Tolls collected at said 
Piers or Havbours. 


COUNTY OF KERRY — con timed. 




J'ear. 


£. *. d. 


rear. 


£. ». 


d. 


Glanlough Quay - 


Repairs ... 


6 it 7 Will. 4, c. 110, 


1872 


175 


- 


Nil - 


- 






s. 67. 












Blackwater Pier - 


Repairs 


6 & 7 Will. 4. c. 116, 


1869 




_ 


Nil - 


- 






s. 67. 














Ditto 


- - ditto 


1874 


GO - - 








Keel Quay - 


Building a slip - 


6 & 7 Will. 4, c. 116, 


1882 


298 - - 


_ 


Nil - 


- 






s. 07. 














Enlarging a slip - 


- * ditto 


1884 


250 - - 








Callinafcrey - 


Repairing - 


6 A 7 Will. 4, c. 116, 


1801 


66 13 4 


_ 


Nil 








B. 67. 














Building a slip - 


- - ditto 


1882 


295 - - 








Reenard Pier ... 


Enlarging slip - 


6 & 7 Will. 4. c. 116, 


1871 


200 - - 


_ 


Nil - 


_ 






s. 50. 














Extending pier • 


- - ditto 


1877 


300 - - 








Droumarally Pier 


Repairs of pier - 


0 A 7 Will. 4, c. 116, 


1801 


36 - - 


- 


Nil - 


- 


Blennervillo Pier 


Repairing pier - 


6 4c 7 Will. 4. c. 116, 


1865 


50 - - 




Nil - 








e. 76. 












COUNTY OF LIMERICK : 














Glin Pier - 


Construction of pier - 


16 A 17 Viet. c. 116, 


1877 




_ 


Nil - 








s. 15. 
















Ditto - 


1878 


95 7 0 












Ditto - 


1879 


95 7 G 












Ditto - 


1880 


95 7 6 












Ditto --- 


1881 


95 7 6 












Ditto ... 


1882 


95 7 (i 












Ditto - 


1883 


95 7 6 












Ditto - 


1884 


95 7 6 








COUNTY OF LOUTH : 














Port Oriel Harbour, Clogher 


Construction of a 


9 Viet. c. 3, 10 4c 11 












Head. 


harbour at Port 


Vlctc. 75, and 10 A 














Oriel, Clogher Head. 


17 Viet. c. 130. 




half-yearly 
















instalments. 














Maintenance : 












16 A 17 Viet. c. 130 - 


1866 
















1807 


a - - 














18C8 


5 - - 














1809 


5 - - 














1870 


5 - - 














1871 


5 - - 














1872 


5 - - 














1873 


5 - - 














1874 


5 - - 














1875 


6 - - 














1876 
















1878 


6 15 - 














1879 


6 15 - 














1880 


6 15 - 














1881 


6 15 - 














1882 


6 15 - 














1883 


7 - - 














1884 


7 - - 








•Carlingford Harbour - 


Construction of a pier 


9 Viet c. 3, 10 A 11 


1854 












or quay at Carling- 


Viet. c. 75, and 16 A 






1804 


15 - 


_ 




ford. 


17 Viet. c. 136. 




half-yearly 


1865 


20 - 


- 










instalments. 






8 












1867 


40 - 














1868 


75 18 














186!) 


30 16 


7 












1870 


30 2 


10 












1871 


30 14 


4 












1872 


57 14 














1873 


33 8 


7 












1874 


28 12 


9 












1875 


32 18 


6 












1876 


24 7 


3 












1877 


125 11 


7 












1878 


30 16 


8 












1879 


62 13 














1880 


39 5 


•l 












1881 


43 - 


6 












1882 


94 12 


R 












1883 


34 8 


B 












1884 


61 14 


5 



•The Secretary to the Grand Jury has given the information required for column allotted to Harbour Constables, as 
all payments out of tolls are made through his office on certificate of county surveyor ; he can find no record for Carlineford 
Harbour further back than 1863, previous to which the county surveyor had entire control of said harbour. The Secretary 
to Grand Jury has only been 10 yoars in office. 
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RETURN RELATING TO PIERS AND HARBOURS (IRELAND). 



BY COUNTY SURVEYORS. 



Present Condition of Works, 
distinguishing Works 
tv] licl) have liven Extended, 
Rebuilt, or Carried A tv ay in 
whole or in part. 



Whether Public Roads 
existed in contact with said 
W orks at the time of 
being handed over to the 
County. 



If such Roads 
were made, or are now 
| required to be made, 
connecting said Works - 
with the County or 
Public Roads. 



At what Cost, and hv what 
Authority so made, 
or required to be made. 



Cost. Authority. 



Masonry of pier in fair, sound Yes 
condition. Timber work at 
head : one pile carried away, 
and bracing shattered. This 
portion of the pier requires 
general overhauling and 
repairs. 



The works are limited and Yes 
confined, and the Pier and 
Hurbonr Commissioners 
this year have assented to 
expend 1 7,000 1. In con- 
struction of a breakwater, 
and extension of the works, 
out of which the Grand 
Jury and Local Contributors 
propi.'e to contribute about 
4,550/. 



- Road existed previously 



The works are defective and Yes 
require alterations and ex- 
tension. for which the Pier 
nnd Harbour Commissioners 
last year sanctioned an ex- 
pen ’iture of 15,OQOL; out of 
which the Grand Jury pro- 
pose ta contribute about 
3.750/. 



Road existed previously t 25 
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RETURN RELATING TO PIERS AND HARBOURS (IRELAND). 





BY SECRETARY OF GRAND JURY. 


BY HARBOUR 




CONSTABLES. 


NAME OF 






Sum« presented 




1 


PIER OR HARBOUR. 




Act and Section of Act 


in and since 1046, 
for Erection, 
improvement, Repair, 


Amount paid 
for similar Purposes 




Description of Work. 


under which 




ut of 








Tolls collected at said 






Works Executed. 


Works, up to 


Piers or Harbours. 








Summer Assizes, 1361 . 






COUNTY OF LO UTH — continued. 




Year. 


£. s. d. 


Year. 


£. s. d. 


Gyle’s Quay Pier and Hor- 


Construction of a pier 


0 Yict. c. 3, 10 & 11 


1879 


1,005 3 - 


1882 


5 - - 






Viet. c. 75, 10 & 17 


Levied 


in 12 half- 








a ""- 


Viet. c. 130, 10 & 20 


yearly instaluien s. 








Viet. c. 37, and 20 & 
30 Viet. c. t5. 


Maintenance : 










40 & 41 Viet. c. 27, s. 4 


1831 


20 - - 


1883 


5 - - 








1631 


100 14 5 










0 Viet. c. 3, 10 & 11 


1632 


100 - - 


1384 


5 - - 






Viet. c. 73, 10 & 17 


18S2 


100 - - 










Viet. c. 136, 19 & 20 


1883 


50 - - 










Viet, e, 37, and 29 & 
30 Viet. c. 40. 


1884 


250 - - 












Maintenance : 








. 


10 S: 17 Viet c. 130 - 


1664 


7 


_ 


Nil - 








1805 


7 












18(56 


7 












1867 


10 - - 












1803 


10 - - 












18(59 


10 - - 












1870 


10 - - 












1871 


10 












1872 


10 - - 












1873 


10 - - 












1874 


10 - - 












1875 


10 












1870 


10 - - 












1877 


10 - - 












1878 


10 - - 












1879 


10 - - 












i 880 


10 - - 












1881 


10 - - 












1882 


10 - - 












1883 


10 - - 












1884 


10 - - 






COUNTY OF MAYO : 














Repairing - 


20 ii 21 Viet s. 1 


1800 


150 - - 


\ 










Rebuilding - 


- ditto u - - 














Kildownett Fishery Pier 


Repairing - 


6 it 7 Will. 4, c. 116 - 


1878 


105 - - 










Acliill Sound Piers and Slips 


Repairing - 


C St 7 Will. 4, c. 116 - 


1879 


15 - - 




- 


No Tolls - 




Roonagh Slip 


Repairing - 


20 & 21 Viet. a. 1 


1881 


200 - - 










Darley's Point Fishery Piar - 


Repairing - 


20 St 21 Viet. a. 1 


1883 


15 19 - 










Old Head Pier - 


Repairing - 


20 St 21 Viet a. 1 


1882 


20 - - 










To County Surveyor, Moyo 


Repairing - 


20 & 21 Viet a. 1 


1884 


200 - - 










South. 














COUNTY OF MAYC 


(North) : 












Killala Pier - 

Lackan Pier - 


- 


• 












Broadhaven Pier (Belmullot) 


. 


. 












Glealara Boat Slip 


. 


- 


220 l. presented to 


- 


No Tolls - 








County Surveyor for 














repair 


of piers. 








Blackaod Pier (Belmullet) - 
Blnghamstown Pier 
Tarmon Pi or ... 


* 


* 
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RETURN RELATING TO PIERS AND HARBOURS (IRELAND . 



Present Condition of Works, 
distinguishing Works 
which have been Extended, 


Whether Public Roads 
existed in contact with said 
Works at the time of 


If such Ronds 
were made, or are now 
required to be made, 
connecting said Works 
with the County or 
Public Rouds. 


At what Cost, and by what 
Authority >o made, 
or required to be made. 


Rebuilt or Carried Away in 
whole or in part. 

I 


being handed over to the 
County. 


Co.;t. 


Authority. 








£. x. A 




Partly defective, nnd has cost 


Yes 


Road existed previously 


302 - - 




already about 6u0 /. for re- 
pairs, in addition to about 
9.300 /. expended up to ltjSl 
by the Board of Works, out 
of vrliieh 1,0051. was paid 
by the Grand Jury. 






sentment. 












Costs the coantv about 10 /. 


v«, 


Road existed previously 


15 - - 


By Gram! Jury Pvt- 


yearly for maintenance. .Sea 
end defective. 






sentment. 




Good repair - 


So 


No county road to wharf 








of pier, hut county road 
comes to harbour, 
which is sufficient. 








In pood repair four months ago 


Am not able to say 


County roud to pier now. 


— 


— 


when 1 lust saw it. 










Good repair - 


Am not able to say 


County roads to piers 


~ 


— 


Go: d repair ... - 


Yes 


Coonty road to pier now. 


- 


— 


Another name for Kildownett 


Am not able to say. 


— 


— 


— 


Pier. In good repair four 
months ago when I list saw it. 










Good repair - 


Am not able to say 


County road to pier now. 


— 


— 


£. 50 spent in repairs to Mo- 


Slohannv Pier is more than a 


* No road to pier. Pier 


- 


• It wonld ecst at least 




mile from the nearest road. 


at present is useless. 




300/. to make a pro- 


repairs to Roonagh Pier. 




A roud would ba some 




per road from Mo- 


£5 /. spent in repairs to Le- 




advantage. 




banny Pier to nearest 


caury Pier, It)/, spent in 
repairs to Achill Sound Piers. 








public rood, and 
owing to the tea- 








turos of the ground 
-some of the slopes 












should he very stiri'. 


Fair order - 


Yes . - - . - 


Already made. 


— 


— 






There is no proposal to 


- 


About 120 perches r.f 






mako a county road 
to this pier. 




roid could be made 
for 15(1/. if land were 
available. 


Fair order - 


Yes - 


Already made. 


— 


— 


Bad order : very insecure 




There is no proposal to 


- 


About three miles of 


formed but not metalled. 


make a good road; 
would cost 1,000 /. 




road In lie soled and 
metalled would cost 
about 1,0'JCI. 






Fair order - 


Yes 


Already made. 


— 


— 


Fair order ... - 


Yes ----- 


Already made. 


“ 


— 


A portion is very insecure 


Yes 


Already made. 


— 


— 




charge of this district, about 40 /. was expended on Kill ala 






and Laekan Piers (repairs) bv the county, and about 1 80 L 


on Glenlura Bout slip. 






| No expenditure on other piers.- 


-P. J. Lynam, County Surveyor. 
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RETURN RELATING TO PIERS AND HARBOURS (IRELAND). 





BY SECRETARY OF GRAND JURY. 


BY HARBOUR 
CONSTABLES. 


NAME OF 

PIER OR HARBOUR. 


Description of Work. 


Act and Section of Act 
under which 
Works Executed. 


Sums presented 
in and since 1840, 
for Erection, 
Improvement, Repair, 
or Maintenance of 
Works, up to 
Summer Assies, 1884. 


Amount paid 
for similar Purposes 
out of 

Tells collected at said 
Piers or Harbours. 


COUNTY OF SLIGO : 




Year. 


£. s. rf. 


Year. 


£. s. U. 


Ragbley .... 


Repairs ... 


40 A 41 Viet. e. 27, a. 4 


1882 


720 10 2 




Nil - 


Ennisevone - 


Nil - 


Nil .... 


Nil - 


Nil - 


- 


Nil - 


Pullcndiva - 

COUNTY OF WAT 


Nil --- - 

HRFORD : 


Ml - 


Nil - 


Nil - 


- 


Nil - 


VlUieratown Ferry 


Widening * 

Repair sudden damage 


0 Sc 7 Will. 4. c. 116, 
s. 07. 

0 A 7 Will. 4, c. 110, 
s. 49. 


1854 

1884 


34 - - 
10 - - 




Nil - 


Campblre Slip and Pier 


Erecting ... 

Completing 
Repairing - 


0 A 7 Will. 4,'c. 116, 
s. G7. 

- - ditto 

- - ditto 


1854 

.185G 

1862 


200 - - 

172 - - 
49 15 - 




Nil - 


Balliuagoul Pier - 


Building ... 
Repair road to * 


6 &• 7 Will. 4, c. 11G, 
s. G7, and 0 Se 10 
Viet. c. «, 10 & 11 
Viet. c. 75, and 1G A 
17 Viet. c. 138. 

6 A 7 Will. 4, e. 116, 
s. 52. 


1855 

1880 


447 16 10 
5 - - 




Nil - 


Giles Quay - 


Repairing - - - 


0 A 7 Will 4, c. 110, 
s. 60. 


1858 


15 - - 


- 


Nil - 


Tram ore Pier - 


Constructing 


C & 7 Will. 4, c. 110, 
s. 67. 


1867 


300 - - 


- 


Nil - 


Tramore Pier and Harbour - 


Repair - - - 

Repair sudden damage 

Ditto - 
Ditto - 

Ditto ... 
Ditto ... 
Ditto ... 

Ditto ... 
Ditto 

Ditto ... 
Ditto - 

Ditto ... 


16 & 17 Vlcfc. 138, 
19 A 20 Viet. c. 37, 
29 A 30 Viet. c. 45. 

30 A 31 Viet. c. 112, 
s.l. 

- - ditto 

- - ditto - *- 

- - ditto 

- - ditto 

0 A 7 WiU. 4, c. 1 10, 
s. 46. 

- - ditto 

- - ditto 

30 A 31 Vlct. c. 112, 
s. 1. 

0 A 7 WnL4,-c. 116, 
s. 49. 

30 A 31 Viet. c. 112, 
s.1. 


-1872- 

1877 

1877 

187fr 

1873 

1879 

1880 

1881 

1882 

1883 

1883 

1884 


685 14 G 

50 - - 

33 12 6 
50 - - 
50 - - 
60 - - 
47 - - 

60 - - 
30 - - 
9 6 4 

50 * - 
15 - - 




Nil. 
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RETURN RELALING TO PIERS AND HARBOURS (IRELAND), 



BY COUNTY SURVEYORS. 



Present Condition of Works. 

distinguishing Works 
which have been Extended, 


Whether Public Roads 
existed in contact with said 
Works at the time of 


i 

If such R.»ads 
were made, or are now- 
required to be made, ] 


At what Cost, and by what 
Authority so made, 
or required to be made. 


Rebuilt, or Carried Away in 
whole or in part. 


being handed over to the 
County. 


with the County or 
Pnblic Roads. 


Cost. 


Authority. 








£. #. d. 




In 1880-81, by the order of 
the Lord Lieutenant, the 
Board of Works exponded 
729/. 10#. in repairs. 

• Groyne at entrance breached 
in November 1884, and 
repaired under magistrates’ 
order. 

At present in fair repair. 


No; the pier is entirely cut 
off from any public road. 


No road has since been 
made. A road would 
he required. 


200 - - 


A road to connect tlii> 
pier with the nearest 
public road would 
cost about 200 /. 

I cannot say if it 
should be done by 
the Board of Work’s 
or the county. 


Built by Board of Works at 
an expense of 2,000/., and 
handed over to Grand Jury 
in 18S8. On its completion 
' the pier showed symptoms 

1 of failure and settlement, 

! loag cracks appearing. On 

1 my report the Grand Jury, 

at Spring Assizes, 1883, re- 
fused to take it over, and 
soou afterwards groat part 
of it was swept awaj', dis- 
closing work of a bad 
character, and unfitted to 
resist the heavy seas. 

It is now being rebuilt 
and extended by the Board 
of Works at an additional 
cost of 6,000 /. 


Yes - 






The road was mad;- 
by the Board of 
Works at the time 
the pier was built. 
Separate cost not 
known. 


Built by the Board of Works 
at a cost of about 7,000 /., 
nud handed over to county- 
in 1883. 

Works still in fair state, 
some cracks only appear- 
ing. 


Yes 






Approach to pier from 
nearest county road 
was made by tbe 
Bourd when do- 
pier had been built. 
Cost not known. 


In repair - - *• 


Road in existence. 


— 


- 


— 


In repair. 


— 


— 


- 


— 


In repair, additional works 
just completed. 


Road in existence. 


— 


- 


— 


In repair - 


Road in existence. 


— 


— 





Totally carried away 


Road in existence. 


— 


- 


— 
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RETURN RELATING TO PIEIIS AND HARBOURS (IRELAND). 



BY SECRETARY OP GRAND JURY. 



NAME OF 

PIER OR HARBOUR. 


Description of Work. 


Act ami Section of Aut 
under which 
Works Executed. 


Sums presented 
in and since 1840, 
for Erection 
Improvement, Repair, 
or Maintenance of 
Works, up to 
Summer Assizes, 1884. 


Amount paid 
for similar Purposes 
out of 

Tolls collected at said 
Piers or Harbours. 


COUNTY OF WATERFORD — continued. 




Year. 


A!. *. d. 


Year. 


£. t. d. 


Ballinacourtv Pier 


Repair ... 


(I i 7 Will. 4 c. 116. 


18G7 


19 15 - 


- 


Nil - 






*. 67. 












Repair, sudden damage 


0 & 7 Will. 4 c. 116, 
8. 49. 


1870 




_ 




Passage Pier anil Groynes - 


Repair 


G Si 7 Will. 4 c. 116, 


1882 


14 - - 




Nil - 






s. 38. 












Repairing docks - 


1C k 17 Tict. c. 136, 


1883 


4 18 - 








Extending - 


G & 7 Will. 4 c. 116, 


1834 


2C2 10 - 




250/. pro- 






s. G7 ; 9 A 10 Viet. 








iniserl by 






c. 3, s. 24 ; 29 i 30 








Harbour 






Viet. c. 4, b. 32 : 46 








Commissioners 






& 17 Viet. c. 26. 








towards 














new works. 


Bally voile Pier - 


Repair, sudden damage 


G & 7 Will. 4, o. 113, 


1883 


5 - - 


- 


Nil. 
















COUNTY OF WEXI 


ORD: 












Kilmore Pier ... 


Building * 


6 4s 7 Will. 4, c. 116 - 


1864 


2,070 - - 


- 


Nil - 




Repairs ... 


1 6 & 17 Viet. c. 136,8. 12 


1809 












1 & 2 Will. 4, c. 33,s. 23 


1671 




- 






Ditto 


32 is 33 Viet. c. 74, s. 1 


1875 


1G9 5 3 


- 






Ditto 


■ 


lt>77 


100 - - 


- 






Ditto 




ltj83 


100 - - 


_ 




Duneannan Pier and Ap- 




. 


1854 


835 4 4 


_ 


Nil - 


proaehes. 


Rcpnirs ... 


... 


18G2 


30 - - 


- 






Ditto ... 


... 


1870 




— 






Ditto ... 


* 


1883 


8 2 6 


- 




Slade Pier - - - 


Building ... 


. 


1854 


595 - 5 


_ 


Nil - - 




Repairs 




1658 










Ditto ... 


. 


1875 


30 - - 






Fctbard Pier ... 


Repairs 




1856 


25 - - 




Nil - 








1SG9 


35 - - 












1661 


8 - - 








Ditto ... 


. 


1883 


20 - - 


~ 




Cahore Pier ... 


Repairs ... 




18G9 


3 - - 




Nil - - 




Ditto 


. 


1884 


3 10 - 






COUNTY OF WICE 


LOW: 












Grey atones - 


Small landing wharf - 


Cannot be ascertained - 


_ 


None, accord- 




None ; no 










ing to the 




toils col- 










records of 














this office. 







BY HARBOUR 
CONSTABLES. 
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RETURN RELATING TO PIERS AND HARBOURS (IRELAND). 2p 



BY COUNTY SURVEYORS. 



Present Condition of Works, 
distinguishing Works 
which have licen Extended, 
Rebuilt-, or Carried Away iu 
whole or in part 


Whether Public Roads 
Existed iu contact with said 
Works at the time of 
being handed over to the 
County. 


If such Roads 
were made, or are now 
required to be made, 
connecting said Works 
with the County or 
Public Roads. 


At what Cost, and hy what 
Antliority so made, 
or required to he made. 

Cost. Authority. 


In repair, but silted up slightly. 


Road in existence. 





£. t. it. 





— 


— 


— 


— 


— 


In repair .... 


Road in existence. 


— 


- 


— 


Extension not yet commenced 


— 


— 


- 


— 


Fair 


Yes 


None required - 


Nil - - 


County. 


Fair ----- 


Yos ----- 


None required - 


Nil - - 


County. 


Parapet, which was in danger 
of foiling, is being taken 
down to bo rebuilt. Some 
trifling minor repairs also 
in progress. 

Was lately injured by a vessel 


Yes 


None required - 


Nil - 


County. 


Yes 


None required - 


Nil - 


County. 


lying alongside during a 
gale; application for repairs, 
will lie made at next pre- 
senting session in May. 


Yes ----- 


None required. There 


Nil - 


County. 


In fair repair - - - 


A road then existed in contact 


were public roads 
connected with all. 

A public road in charge 


Cannot be as- 


A short part of the 


in contact with the pier ; but 
it was not in charge of the 
county authorities. 


of the county autho- 
rities is now in con- 
tact with the pier. 


oertained. 


approach road in 
contact with the 
pier was made by 
the Board of Works 
at the time the pier 
was built lids, 
with the rest of the 
road, is now main- 
tained by the county 
authorities. 
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